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PART - 1 


HARYANA GOVERNMENT 


IRRIGATION AND WATER RESOURCES DEPARTMENT 


Notification 
The 7th April, 2017 


No. 2 /175 /2011-11W.— Policy guidelines for considering the proposals of private/Govt./Public Sector 
bodies/undertakings for allowing construction of Road Bridges, Roads and laying of various utility lines 
(pipelines/ cables etc. ) across/along the canals/ drains and rivers/rivulets of Irrigation and Water Resources 
Department, Haryana . 

Irrigation and Water Resources Department, Haryana has been receiving a number of proposals from 
private/ public sector bodies/undertakings for allowing construction of road bridges/ roads and laying of various utility 
lines (pipelines/cables) across/along the existing canals/drains/rivers/ rivulets of the Department. No specific 
guidelines/rules exist at present for dealing with such proposals and in absence of any specific guidelines, such 
proposals are being considered and approved presently by the Departmental officers at various levels after examining 
the technical feasibility of the proposals as per their individual wisdom . It has been felt that the present procedure 
being followed in the Department not only suffers from arbitrariness and lacks transparency, but a number of 
important techno -economic aspects are also getting overlooked while allowing such proposals. It has therefore been 
considered necessary particularly in view of the sharp increase in the number of such proposals and the value of 
properties involved , to lay down specific policy guidelines prescribing a uniform procedure to be adopted and the 
charges to be levied from the beneficiaries for processing/allowing such proposals . 
1 . Application for construction of Road Bridges / crossing for utility lines 
1.1 All the applications seeking permission for construction of a Road Bridge including an over 

bridge or crossing of a utility line (pipelines/cables) across a canal/drain /river/rivulet and for 
construction of a metalled road or laying of utility lines in the Govt. land along a 

canal/drain/ river/rivulet shall be submitted to the concerned Executive Engineer. 
1.2 The application shall be accompanied with a detailed proposal marked on site plan prepared on 

Shajra plan showing all the relevant details , preliminary drawings and the rough cost estimate of 
the proposed works along with a detailed report explaining therein all the related aspects 
including the objective of the proposed works. In case , project for which permission is sought 
under policy , involves land other than Govt. land , proof of ownership of balance land shall be 

submitted by the Project Proponent. ( Annexure - E ) 
1.3 The application shall be accompanied by processing fees (non -refundable) amounting to 

Rs.10000 /- in case of proposals across/along canals/drains/rivers/ rivulets with discharge upto 
350 cusecs and Rs.25000 /- in case of proposals across/along canals/drains/ rivers/ rivulets with 
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discharge more than 350 cusecs in the shape of Bank Draft in favour of the concerned Executive 

Engineer. (Annexure - D ) 
1.4 The Project Proponent shall also furnish with the application an undertaking to deposit the 

charges as specified in these guidelines or such enhanced charges as may be specified by the 
competent authority later in this regard in view of the peculiar circumstances involved in the 
particular case and to abide by the terms and conditions that may be imposed by competent 

authority while accepting the proposal. 
1.5 Incomplete applications shall not be processed and shall be rejected outrightly . 
Processing of applications 
2.1 The requisite documents/NOC s etc. would be routed and scrutinized by the Executive Engineer . 

He shall carry out detailed appraisal of the proposal making assessment of the impact that the 
proposal may, if accepted , have not only on the safety and operation and maintenance of the 
existing works but also on the future requirements of any widening /deepening/remodeling of the 

canal/ drain or other appurtenant works by the Department. 
2.2 The Executive Engineer may seek any additional information / document from the Project 

Proponent as may be considered necessary for detailed scrutiny of the proposal and the Project 
Proponent may also be asked by him to carry out suitable modifications in the proposal thatmay 
be considered necessary to address the Departmental concerns regarding proper safety and 

O & M of the existing works and future requirements of remodeling of the canal / drain etc. 
2.3 Once the Executive Engineer is satisfied with the proposal and the time schedule in which the 

work is proposed to be executed / completed , the Executive Engineer shall forward the proposal 
further to the Superintending Engineer concerned alongwith his detailed report and 
recommendations including the specific conditions that must be imposed in his opinion while 

accepting the proposal, if so recommended . 
2.4 The Superintending Engineer shall further examine and process the case for further submission 

to the Chief Engineer concerned with his specific comments and recommendations. 
2.5 Authority to accept/ reject the proposals 

The Competent Authority to accept or reject the proposals shall be the Govt. of Haryana , in case 
of canals/drains/ rivers /rivulets for all discharges. Being satisfied , a Letter of Intent (Lol), along 
with the (i) Agreement to be executed in this regard , and ( ii ) Demand Notice for various charges 
including the Bank Guarantee / Caution Money , shall be issued to the Project Proponent by the 

competent authority . 
2.6 In case of bridges/roads or any other structure other than utility pipelines, after acceptance / 

approval of the proposal by the competent authority , an Agreement (Annexure - A ) shall be 
executed by the concerned Executive Engineer on behalf of the Governor of Haryana with 
Project Proponent stipulating all the necessary conditions therein as may be necessary to 

safeguard the interest of the state in various eventualities. 
2.7 In case of grant of permission of Right of Way to companies for laying the pipe lines 

across/along the canal/drain / river/ rivulet of Irrigation and Water Resources Department, 
Haryana , additional provisions as per Annexure- B of this policy shall be levied and after 
acceptance / approval of the proposal by the competent authority an Agreement ( Annexure - C ) 
shall be executed by the concerned Executive Engineer on behalf of the Governor of Haryana 
with Project Proponent stipulating all the necessary conditions therein as may be necessary to 

safeguard the interest of the state in various eventualities. 
2.8 The Project Proponent is required to submit the Performance Bank Guaranteel Caution Money 

as a security for satisfactory restoration of the sites/ area and such other fees as specified in 
Annexure -D of this policy and to execute an Agreement with the Department within 15 days 
from the date of issue of the Letter of Intent. However, such documents may be accepted by the 
concerned authority up to a maximum period of 60 days from the date of issue of the Lol. The 
execution of the agreement shall enable the Project Proponent to commence execution of related 

works. 
2.9 In case of grant of permission to lay/construct pipelines/roads/bridges across/along the 

canal/drain / river/ rivulet of I& WRD , Haryana to the State /Central Govt. Departments/National 
Highway Authority of India (NHAI), ROU /RoW charges would not be levied . However, all other 
charges as mentioned in Annexure D (Schedule of Charges) would be chargeable from such 
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Project Proponents . Furthermore, the same procedure as mentioned in the above clauses for the 

processing of application would be followed by the Project Proponent Department. 
2.10 Permission granted to the Project Proponent under this policy will notbe transferable and will be 

applicable only for the period for which it has been granted . 
Time- lines to complete the infrastructure works: 
3.1 The Project Proponent shall be required to submit the time-frame within which it plans to 

execute the infrastructure works. The said plan may provide stretch -wise completion schedule , 
along with the complete plan . It shall make its best efforts to complete the execution of works 
within the time- frame indicated in the application . However in case of running Canals, the 
closure of Canal will be at sole discretion of the Department and the Project Proponent has to 
plan the construction accordingly with no liability on Department for any delay in execution of 

work thereof. 
3.2 During the execution of related infrastructure works , the Project Proponent shall ensure that no 

inconvenience is caused to the general public in the process of carrying out its operations. If 
found necessary, the competent authority may direct the Project Proponent to undertake 

execution of its works during the off -peak hours or during the night times. 
3.3 The Project Proponent shall keep the concerned Executive Engineer duly informed about the 

progress and submit the progress report. Accordingly, the Executive Engineer shall submit the 
progress report to the Competent Authority on a monthly basis , which may be reviewed at 

regular intervals between the parties . 
3.4 Wherever the Project Proponent is found to be casual or non -serious about timely execution of 

the related works, the Competent Authority may revoke the permission granted after grant of an 
opportunity of hearing to the Project Proponent s representative . If the representative is able to 
establish that any such delay is for reasons beyond their control, the Competent Authority may 
extend the execution period and allow the work to be completed within the mutually agreed 

time- frame. 
Compliance of Technical Standards and Safety conditions: 
4.1 The Project Proponent shall execute the works strictly as per the technical standards and 

parameters specified in Annexures A , B and C of this policy . The quality of work must adhere to 

the standard Codes of Practice and PWD specifications 
4.2 Notwithstanding the details specified in 4.1 , the Project Proponent shall, in the course of 

execution of its works and maintenance thereof thereafter, at all times , adhere to all the safety 

standards applicable as per relevant guidelines of the Government of India / State Government. 
4.3 No proposed structure shall be allowed to be installed by the Project Proponent unless a 

structure stability / safety certificate , design , drawing, specification and estimate is obtained from 
one of the following institutes: (a ) any of the IIT s (b ) PEC University of Technology, 
Chandigarh (c ) National Institute of Technology , Kurukshetra (d ) Central Building Research 

Institute (CBRI), Roorkee . 
4.4 The Project Proponent shall ensure that each of the sites of the infrastructure systems, for which 

permissions have been granted , is easily approachable for maintenance and operation . 
Infrastructure laid / constructed without permission 
5.1 From the date of the notification of this policy , if any, infrastructure has already been 

laid /constructed without permission of the Competent Authority , the Infrastructure provider 
shall be required to apply for the samewith in a period of 90 days to get such action regularized , 
for which he shall be liable to pay all the applicable charges as specified in Annexure- D of this 
policy , subject to the condition that such infrastructure fulfils the conditions prescribed in this 
policy. Wherever any rectifications are required in this process , he may be permitted a 

reasonable time to undertake such rectifications. 
5.2 If the infrastructure provider neither apply and /nor remove the structure , he would be called 

upon to show cause as to why action should not be taken against him as per Law . If the 
infrastructure provider fails to show cause or take corrective measures , the Competent Authority 
will proceed to get the unauthorized structure removed at the expense of such company after 
having exhausted all the available opportunities to affect the show causes besides taking action 

law . 
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5.3 If any such structure has been laid long ago and the infrastructure provider wishes to regularize 

the same but is having financial constraint on account of various fees as per Annexure D , then a 
case for waiver may be submitted which shall be referred to the Govt. after due consideration 
and merits of the case. However, any decision taken by the Government shall be final and 

binding to all . 
Indemnity Bond : 

The Project Proponent shall indemnify the Government and any of its agencies against any loss 
of life or property in the process of execution of works or against any claims thereafter during 
the period of Operation & Maintenance of such infrastructure at all times. The Project Proponent 
shall submit the Indemnity Bond on a non -judicial stamp paper of Rs. 100 /-denomination , duly 

attested by the Competent Authority . 
Changes in the Policy : 

This policy shall be suitably adjusted to accommodate any changes that may be necessitated on 
account of any technology or regulatory changes which may be introduced by the Government 
or any other Competent Authority in order to keep this policy dynamically responsive to 

changing technology , regulatory regime or any other unforeseen developments . 
Permission for laying/construction across/along rivers/rivulets in land other than I & WRD : 

In case a Project Proponent proposes to lay/ construct underground pipeline/ road /bridge 
along/across a river /rivulet flowing through the land falling under the ownership of I & WRD , 
Haryana , the permission would be granted as per the policy. However, if the river is not flowing 
solely through the Departmental land , then only NOC regarding non -obstruction to the flow will 
be issued to the Project Proponent on payment of prescribed application charges only as per 

Clause - 1 of Annexure - D . 
Permission for laying / construction where clearance from other Departments is required : 

In all such cases, initially , in principle NOC may be given and formal clearance would be 
accorded later after the beneficiary obtains the required clearance from other concerned 
Departments like Forest Department, PWD ( B & R ),Mining Department, NHAI etc. 

These guidelines shall be applicable with immediate effect and shall be applicable to all 
the pending proposals as are yet to be decided on the date of issuance of these guidelines. 

These guidelines shall however not be applicable to the proposals of the individual or 
group of farmers demanding construction of a Bridge or a Tubewell Watercourse X - ing across a 
canal/drain /river/rivulet outside the Municipal Limits at their cost for getting access to their 
fields lying on the other side of the canal /drain /river /rivulet, whereas the individual or group of 
farmers must seek permission to construct any structure on canal/drain /river /rivulet from the 
Department, clearly mentioning the details of the proposal. An undertaking must be given by the 
individual or group of farmers that the said structure will not be used for any commercial 
activity at any stage or time. If found at fault , in addition to legal action , the Project Proponent 
shall be liable to follow the guidelines and conditions laid for the private builders/agencies and 
pay all the charges as mentioned in Annexure - D 

This policy supercedes all previous instructions/directions/notifications issued from time 
to time in this regard . In case any of the points not covered in this policy, IT policy issued vide 
Electronics and Information Technology Department, Haryana Government Notification No. 
2 / 368 /Vol- II / 1421, dated 11.6.2014 , shall govern for the same. 
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Annexure - A 


IRRIGATION AND WATER RESOURCES DEPARTMENT, HARYANA 
AGREEMENT TO BE EXECUTED FOR CONSTRUCTION OF BRIDGES /ROADS ACROSS / ALONG THE 
CANALS /DRAINS/RIVERS /RIVULETS OF IRRIGATION AND WATER RESOURCES DEPARTMENT, 

HARYANA 

(ON NON JUDICIAL STAMP PAPER ) 
This agreement, made on the 

day of 

two thousand 
between the Governor of Haryana, acting through 

(Name & address of the Executive Engineer 
concerned ) (hereinafter called the Engineer-in - Charge which expression shall unless excluded by repugnant to the 
context, be deemed to include his successors and assigns of the one part). 

AND 
The 

(Name of applicant) (hereinafter called “ the Project Proponent” which expression 
shall unless excluded by or repugnant to the context include his successors in office and assigns) of the other PART 
WHEREAS the Project Proponent has applied to the Engineer-in - Charge for permission to construct (Bridge/ Road ) 
across/along 

(name of canal/drain / river/rivulet at KM /Place 
AND WHEREAS the Engineer -in -Charge has agreed to grant such permission on the terms and conditions 
hereinafter mentioned . 
AND WHEREAS before signing this agreement, the Project Proponent has deposited with the Engineer- in - Charge, A 
SUM OF Rs. 

as a caution deposit as stipulated amount for the due compliance and satisfactory 
performance by the Project Proponent of all the terms and conditions of this agreement hereafter set out so far they 
are to be observed and performed by the Project Proponent and a SUM of Rs. 

towards the other 
stipulated charges. 
NOW THIS AGREEMENT WITNESSETH that in consideration of the conditions hereinafter contained and on the 
part of the Project Proponent to be observed and performed , Engineer - in - Charge hereby grants permission to the 
Project Proponent to construct (Bridge /metalled road ) across/along 

(name of 
canal/drain / river/rivulet) at KM /Place 

subject to the following conditions namely : 
( 1 ) That no proposed structure shall be allowed to be installed by the Project Proponent unless a structure 

stability/ safety certificate, design , drawing, specification and estimate is obtained from one of the 
following institutes is provided to Engineer-in - Charge: (a) any of the IIT s (b ) PEC University of 
Technology , Chandigarh (c) National Institute of Technology , Kurukshetra (d ) Central Building 

Research Institute (CBRI), Roorkee. 
( 2 ) That the work of construction shall be carried outby the Project Proponent as per instructions and under 

supervision of the Engineer- in - Charge or his authorized representatives and the entire cost of 

construction shall be borne by the Project Proponent only . 
( 3 ) That before starting the construction work, the Project Proponent shall obtain prior permission in writing 

for the purpose from the Engineer- in -Charge and the works shall be carried out in such a manner that it 
shall not affect the working of the canal/drain /river /rivulet for which necessary location and the 
methodology to be adopted shall be got approved from the Engineer- in -Charge in advance and the work 
shall be completed within 

months from the date of agreement in accordance with the 
drawings and specifications concurred by the Engineer- in - Charge. 
(4 ) That the Project Proponent shall be responsible for taking all necessary safeguards and precautionary 

measures against damages to the existing canal/drain / river/ rivulet and the other existing appurtenant 
works during and after construction of his works and shall be liable for the damages caused to the 

existing works , if any. 
(5 ) That the Project Proponent shall be responsible for restoring the canal/drain /river/rivulet to its original 

condition after constructing the bridge / road to the entire satisfaction of the Project Proponent at his cost . 
(6 ) That the works constructed by the Project Proponent shall not be brought into use by him unless a 

completion certificate to the effect that all the works have been constructed in accordance with the 

approved drawings and specifications is issued to him by the Engineer-in - Charge . 
(7 ) That the Project Proponent shall be responsible for carrying out any repairs/maintenance of his works as 

may be necessary and as may be directed by the Engineer -in - Charge from time to time at his own cost 
and shall be liable for any damages caused to the canal/ drain /river/rivulet or otherwise suffered by the 
Engineer-in -Charge due to inadequate or negligent maintenance/ operation of his works. 
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(8 ) That the Engineer- in - Charge shall not guarantee the preservation of the Project Proponent s works from 

any loss or damage caused by rain , flood or any other reasons and the Project Proponent shall not claim 

any compensation for any such damages caused to his works. 
( 9 ) That the Project Proponent shall not without the written permission of the Engineer - in - Charge undertake 

any repairs, modifications/ alterations or shifting of his works. 
(10 ) That in the event of any necessity at any time to carry out any remodeling /extension /improvement of the 

canal/drain /river/ rivulet or construction of any additional structures necessitating removal or shifting 
and /or reconstruction / relaying of the works of the Project Proponent, the entire cost of such 

removal/shifting/ reconstruction /relaying of the said works shall be borne by the Project Proponent. 
( 11) That the Project Proponent shall enjoy only the right of way in the Irrigation land of the 

canal/drain / river/ rivulet for his works as permitted by this agreement and the permission granted shall in 

no way be deemed to convey to him any other right whatsoever on this land . 
( 12 ) That the Project Proponent shall not sell, transfer or otherwise dispose off the works permitted by this 

agreement or even the rights to use these works without obtaining prior written permission from the 

Engineer - in - Charge . 
( 13) That during the subsistence of this agreement, the works of the Project Proponent shall be deemed to 

have been constructed and continued only by the consent and permission of the Engineer- in - Charge so 
that the right of the Project Proponent to use the works therefore shall not become absolute and 

indefeasible by lapse of time. 
( 14 ) That the agreement shall remain in force until cancelled or terminated in the manner hereinafter 

expressed . Either party may terminate the agreement without assigning any reason at any time by 
giving NINETY DAYS notice in writing of its intention to do so . The Project Proponent shall not be 
entitled to any compensation for any loss caused to it by cancellation /termination of the agreement by 
the Engineer- in - Charge nor shall it be absolved from any liability already incurred by him under this 

agreement. 
(15) That this agreement shall remain in force for a period of twenty years from the date of execution in the 

first instance and may or may not be renewed thereafter by Engineer- in - Charge . 
( 16 ) That in the event of cancellation /termination or otherwise refusal of the Engineer- in -Charge to renew the 
agreement, the Project 

Proponent shall remove his works constructed across/ along the 
canal/drain /river/rivulet and restore the canal/drain /river/rivulet to its original conditions to the entire 
satisfaction of Engineer- in -Charge within a period of one month failing which Engineer- in - Charge shall 

be at liberty to remove the same and the Project Proponent shall be liable for the expenses incurred . 
( 17 ) Any notice or other documents to be served upon or given to the Project Proponent by the Engineer-in 

Charge , shall be deemed to have been sufficiently served or given if delivered or addressed at the last 
known address of the Project Proponent or sent by Registered Post to such address or email to the 

Project Proponent as per id mentioned in the application . 
( 18 ) That the Project Proponent shall bear the cost of preparing, stamping and execution of this agreement. 
( 19 ) The ownership of the bridge shall remain with the Irrigation Department and the bridge / road can be 

remodeled /restructured by the Irrigation Department at its discretion , as and when required . 
(20) The bridge/road shall be allowed to be used by anyone without any claim by the Project Proponent and 

shall not be used exclusively by the Developer . 
(21) The Department shall not be responsible for any 3rd party damage during or after construction of the 

bridge/road . 
( 22 ) The Department shall revoke the permission to right of way in case the bridge/road is found to be used 

for loading more than that specified in the design . 
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IN WITNESS WHERE OF this agreement is signed and executed by both the parties on the day , month and year 
aforementioned in presence of the following witnesses : 


Signature 
Name 
Designation 
Date 


Signature 
Name 
Designation 


(PROJECT PROPONENT) 


( for and on behalf of the Governor 
ofHaryana) 


In presence of 
Witness 
1. Signature 

Name 


1 . 


Signature 
Name 


Address 


Address 


2 . 


2. Signature 

Name 


Signature 
Name 


Address 


Address 


Place : 


Date : 
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Annexure - B 
Draft Additional Provisions for grant of permission of Right to way to companies for laying the pipe lines 
across/along the canal/drain /river/rivulet of Irrigation and Water Resources Department, Haryana 
1 . The Project Proponent will have to obtain necessary NOC /clearance for the provision of commodity 

pipe lines from the competent authorities of the State Govt. /Govt. of India /PNGRB or any other 

authority as the case may be and same shall be submitted to the Department. 
2 . The Project Proponent can lay pipe line of normally upto diameter of 1.5 m . However, it can be 

increased as per the design of particular pipe line of Project Proponent with due permission of the 
Department. If the Project Proponent intends to change the diameter of the pipe to be laid subsequently , 

it shall seek the permission of the Department thereto . 
3 . The pipe line should be laid with the top surface of pipe atleast 1.5 m deep from the ground level/bed 

level and it should be allowed atleast 1.5 m away from the extreme edge of the right of way of the road . 
In case of Irrigation canals /drains it may be atleast 1.5 m away from HG Line of the channel meeting 
the ground at the level of laying pipe line or 1.5 m away from canal/drain /river boundary whichever is 

greater . 
4 . 

For executing the work of laying of pipelines, the Project Proponent shall comply with safety /prudent 
practices, methods, techniques and standards as laid down in the applicable codes, standards , guidelines 
and / or regulations with specific reference to Bureau of Indian Standards IS 3764 : 1992 i.e. Code of 
Safety for Excavation , Oil Industry Safety Directorate (under the Ministry of Petroleum and Natural 
Gas/ Government of India ) Standards OSID -STD - 141, 179 & 226 etc., Standard Guidelines (OSID 
GDN - 192) and also other codes (ASME- 31 , 8B & API15L ) with latest amendments & stipulations and 

Haryana Government publication on Public Works Department (PWD ) specifications . 
5 . The Project Proponent shall take all kind of safety measures during the execution of work and in view 

of the fact that in future Irrigation and Water Resources Department may need to upgrade existing 
infrastructure and widen the existing canal/drain / river/rivulet/roads etc. The Project Proponent shall be 
fully responsible for shifting and restoration of pipe line, if damaged during the execution , at its own 

risk and cost and as per directions of Officers- in - Charge of the Department. 
6 . The Project Proponent shall take permission from the concerned authorities for crossing the lines of 

other agency /Department such as telecom line and power lines etc. ( if any). Regarding the location of 
cables of other Agency/ Department, underground installation/utilities etc., the Project Proponents shall 
be responsible to ascertain from the respective Agency /Department or authorities in coordination with 
the Department. The Project Proponent shall ensure the safety and security of already existing 
cables/underground installation /utilities facilities etc.before commencement of the excavation and shall 
be solely responsible/ liable for full compensation/ indemnification to concerned Company /aggrieved 
owner for any direct/ indirect or consequential damage caused to them / claims or replacement sought for, 

at its own cost and risk . 
7 . The Irrigation and Water Resources Department shall also have a right to make good such damages / 

recover the claims by way of invoking of Bank Guarantee furnished by the Project Proponent. 
8 . The Project Proponent will not put up any permanent structure in the land area over the ground level. A 

well -qualified and conversant representative of Project Proponent shall remain available at site during 
the execution of the work . The pipe line shall be placed in such a way that there will not be any 
interference with the maintenance of the roads, water supply , sewerage , SWD line and other civic 

infrastructure at any time. 
9 . The Project Proponent shall ensure that laying of pipe line does not have any deleterious effects on any 

of the bridge components and roadway safety for traffic , water supply , sewerage, SWD line and other 
infrastructure. Wherever the pipe lines have to pass along the bridges, the aesthetics at the bridges shall 
be maintained , and the pipe lines shall be taken only from the outer edge of the railings with 

appropriate overhanging arrangements . 
10 . The pipe line is permitted to cross the canal/drain /river/rivulet/roads either encased in pipes or through 

structure of conduits specially built for that purpose at the expense of the Project Proponent owing the 
line. Existing drainage structures shall not be allowed to carry the lines across. Efforts be made to 
cross the canals/drains/rivers/rivulets/roads by horizontal drilling method ( trenchless technology only ). 
In case any damage occurs to the canal/drain /river/ rivulet /road pavement in this process , the Project 

Proponent will be bound to restore the same to the original condition at its own cost and risk . 
11. In case the contemplated work herewith is not completed to the satisfaction of the Irrigation 

Department the Project Proponent shall either furnish afresh bank guarantee or extend the validity of 
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14 . 


15 . 


16 . 


17 . 


bank guarantee for a further period of one year, one month before the expiry of the Bank Guarantee 
deposited earlier. In case the Project Proponent fails to discharge the obligation of making good the 
excavated trench , the Department shall have a right to make good the damages caused by excavation , at 
the cost of Project Proponent and recover the amount by invoking the Bank Guarantee furnished by it . 
The Project Proponent shall procure insurance from reputed insurance Project Proponent against 
damages to already existing cables/underground installation / utilities/ facilities etc during trenching. 
For maintenance / repair work , the Project Proponent will inform the Department at least a fortnight in 
advance with proposed route chart prior to digging of trenches for approval of the Department. It shall 
be obtained before undertaking any work of installation , shifting or repairs, or alterations already 
existing pipe lines in the canal/drain / river/ rivulet/ road Right-of-Ways . 
The permission granted shall not in any way be deemed to convey to the Project Proponent any 
ownership , right or any interest in canal/drain /river/rivulet/route/ road / highway / land / property, other 
than what is herein expressly granted . 
The pipe line shall not be brought into the use by the Project Proponent unless a completion certificate 
to the effect that the laying of pipe line has been completed in accordance with the approved 
specifications and drawings and the trenches have been filled up to the specifications of the Department 
in coordination with the Department has been obtained . The Project Proponent will submit drawings of 
completed work in hard and soft copies . 
In case the Department intends to do some emergent work in the area where pipe line is laid , the Project 
Proponent will provide a well- qualified and conversant supervisor within 24 hours of notice in this 
regard . Department will not be responsible for any kind of damage by what so ever means, natural or 
otherwise . 
Permission granted will be specific for the length /area requested in application , while working out the 
permission charges. In case additional length/area is required at any stage of work , separate permission 
will have to be obtained by Project Proponent from Department and charges applicable at that stage of 
work shall be levied . 
The horizontal distance between power line /cable and gas or any other pipe line shall be kept in 
accordance with relevant provisions of IS codes . 
The Irrigation Department will have a right to terminate the agreement or to extend the period of 
agreement. In the case of termination / expiry of the agreement, the Project Proponent shall remove the 
pipe line within 30 days and the site shall be brought back to the original condition failing which the 
Project Proponent will lose the right to remove the conduits /ducts. However, before taking up the work 
of removal of pipe line the Project Proponent shall furnish a Bank Guarantee to the Department valid 
for a period of one year for an amount assessed by the Department for making good the excavated 
trench by proper filling and compaction , clearing debris , loose earth so excavated due to excavation of 
trenching at least 50 m away from the edge of the right of way or some suitable place as directed by 
Department. 
The Department shall have the right to inspect the pipe lines at any time for which Project Proponent 
will not object in any manner . 
That the Project Proponents within two months of a notice duly served upon to them on this behalf by 
the Department shall at him / their 

cost 

the pipe line and restore the 
canal/drain/river/ rivulet /road land to its original condition when required to do so by the Department or 
by any person authorized on its behalf . The Project Proponent shall not be entitled to any compensation 
on account of such removal or restoration . 
In case of any mishap due to any kind of leakage, the loss/compensation awarded by authority shall be 
borne by the Project Proponent. 
The Project Proponent shall have to execute an agreement in respect of above terms of conditions on 
non - judicial stamp paper valued to Rs. 100 /- which will signed by authorized signatory of the Project 
Proponent and Department and attested by the notary public and the Project Proponent shall bear the 
stamp duty charged for the agreement. 
All the legal disputes, if any , shall be settled in territorial jurisdiction of state of Haryana . 
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Annexure - C 
IRRIGATION AND WATER RESOURCES DEPARTMENT, HARYANA 
AGREEMENT TO BE EXECUTED FOR LAYING THE PIPELINES/CABLES ACROSS/ ALONG THE 

CANALS /DRAINS / RIVERS /RIVULETS OF 
IRRIGATION AND WATER RESOURCES DEPARTMENT, HARYANA 

(ON NON JUDICIAL STAMP PAPER ) 
This agreement, made on the 

day of 

two thousand 
between the Governor of Haryana, acting through 

(Name & address of the Executive Engineer 
concerned ) (hereinafter called the Engineer- in - Charge which expression shall unless excluded by repugnant to the 
context, be deemed to include his successors and assigns of the one part). 

AND 
The 

(Name of applicant) (hereinafter called “ the Project Proponent” which expression 
shall unless excluded by or repugnant to the context include his successors in office and assigns) of the other PART 
WHEREAS the Project Proponent has applied to the Engineer - in - Charge for permission to lay (Pipeline /Cable ) 
across /along 

(name of canal/drain /river/ rivulet at KM / Ft./Place 
AND WHEREAS the Engineer- in - Charge of the Irrigation Department have agreed to grant such permission on the 
terms and conditions hereinafter mentioned . 
AND WHEREAS before signing this agreement, the Project Proponent has deposited with the Engineer- in - Charge , A 
Performance Bank Guarantee of Rs. 

for the due compliance and satisfactory performance by the 
Project Proponent of all the terms and conditions of this agreement hereafter set out so far they are to be observed and 
performed by the Project Proponent and a SUM of Rs. 

towards the other stipulated charges . 
NOW THIS AGREEMENT WITNESSETH that in consideration of the conditions hereinafter contained and on the 
part of the Project Proponent to be observed and performed , Engineer- in - Charge hereby grants to the Project 
Proponent permission to lay pipe line as per the approved drawing attached hereto subject to the following conditions 
namely : 
1 . The Project Proponent shall obtain necessary NOC /clearance for the provision of commodity pipe lines 

from the competent authorities of the State Government/ Government of India /Petroleum and Natural 
Gas Regulatory Board or any other authority as the case may be and same shall be submitted to the 

Department. 
2 . The Project Proponent may lay pipe line of normally upto diameter of 1.5 meter . However, it can be 

increased as per the design of particular pipe line of Project Proponent with due permission of the 
Department. If the Project Proponent intends to change the diameter of the pipe to be laid subsequently , 

it shall seek the permission of the Department thereto . 
3 . The pipe line shall be laid with the top surface of pipe atleast 1.5 meter deep from the ground level/bed 

level and it shall be allowed atleast 1.5 meter away from the extreme edge of the right of way of the 
road . In case of Irrigation canals/drains it may be atleast 1.5 meter away from Hydraulic Gradient Line 
of the channel meeting the ground at the level of laying pipe line or 1.5 meter away from 

canal/drain / river boundary whichever is greater. 
4 . For executing the work of laying of pipelines , the Project Proponent shall comply with safety /prudent 

practices , methods, techniques and standards as laid down in the applicable codes, standards, guidelines 
and /or regulations with specific reference to Bureau of Indian Standards IS 3764 :1992 i.e. Code of 
Safety for Excavation , Oil Industry Safety Directorate (under the Ministry of Petroleum and Natural 
Gas/ Government of India) Standards OSID - STD - 141 , 179 & 226 etc., Standard Guidelines (OSID 
GDN - 192 ) and also other codes (ASME-31, 8B & API15L ) with latest amendments & stipulations and 

Haryana Government publication on Public Works Department ( PWD) specifications. 
5 . The Project Proponent shall take all kind of safety measures during the execution of work and in view 

of the fact that in future Irrigation Department may need to upgrade existing infrastructure and widen 
the existing canal/drain /river/rivulet /roads etc. The Project Proponent shall be fully responsible for 
shifting and restoration of pipe line, if damaged during the execution , at its own risk and cost and as per 

directions of Officers- in - Charge of the Department. 
6 . The Project Proponent shall take permission from the concerned authorities for crossing the lines of 

other agency / Department such as telecom line and power lines etc. etc. ( if any ). Regarding the location 
of cables of other Agency /Department, underground installation /utilities etc , and the Project Proponent 
shall be responsible to ascertain from the respective agency /Department or authorities in coordination 
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11 . 


with the Department. The Project Proponent shall ensure the safety and security of already existing 
cables/underground installation /utilities facilities etc. before commencement of the excavation and shall 
be solely responsible / liable for full compensation / indemnification to concerned company/aggrieved 
owner for any direct/ indirect or consequential damage caused to them / claims or replacement sought for , 
at its own cost and risk . 
The Irrigation and Water Resources Department shall also have a right to make good such damages / 
recover the claims by way of invoking of Bank Guarantee furnished by the Project Proponent. 
The Project Proponent shall not put up any permanent structure in the land area over the ground level. 
A well-qualified and conversant representative of Project Proponent shall remain available at site 
during the execution of the work . The pipe line shall be placed in such a way that there will not be any 
interference with the maintenance of the roads, water supply, sewerage, Solid Waste Disposal line and 
other civic infrastructure at any time. 
The Project Proponent shall ensure that laying of pipe line does not have any deleterious effects on any 
of the bridge components and roadway safety for traffic , water supply , sewerage, Solid Waste Disposal 
line and other infrastructure . Wherever the pipe lines have to pass along the bridges, the aesthetics at 
the bridges shall be maintained , and the pipe lines shall be taken only from the outer edge of the railings 
with appropriate overhanging arrangements . 
The pipe line is permitted to cross the canal /drain /river /rivulet/ roads either encased in pipes or through 
structure of conduits specially built for that purpose at the expense of the Project Proponent owing the 
line. Existing drainage structures shall not be allowed to carry the lines across. Efforts be made to 
cross the canals /drains/rivers/ rivulets /roads by horizontal drilling method ( trenchless technology only). 
In case any damage occurs to the canal/drain /river/rivulet/ road pavement in this process, the Project 
Proponentshall be bound to restore the same to the original condition at its own cost and risk . 
In case the contemplated work herewith is not completed to the satisfaction of the Irrigation 
Department, the Project Proponent shall either furnish afresh bank guarantee or extend the validity of 
bank guarantee for a further period of one year, one month before the expiry of the Bank Guarantee 
deposited earlier. In case the Project Proponent fails to discharge the obligation of making good the 
excavated trench , the Department shall have a right to make good the damages caused by excavation , at 
the cost of Project Proponent and recover the amountby invoking the Bank Guarantee furnished by it . 
The Project Proponent shall procure insurance from reputed insurance company against damages to 
already existing cables/underground installation / utilities/ facilities etc. during trenching . 
For maintenance/repair work , the Project Proponent shall inform the Department at least a fortnight in 
advance with proposed route chart prior to digging of trenches for approval of the Department. It shall 
be obtained before undertaking any work of installation , shifting or repairs , or alterations already 
existing pipe lines in the canal/drain / river/ rivulet/ road Right-of-Ways . 
The permission granted shall not in any way be deemed to convey to the Project Proponent any 
ownership , right or any interest in canal/drain /river/rivulet/route/ road / highway / land / property , other 
than what is herein expressly granted . 
The pipe line shall not be brought into the use by the Project Proponent unless a completion certificate 
to the effect that the laying of pipe line has been completed in accordance with the approved 
specifications and drawings and the trenches have been filled up to the specifications of the Department 
in coordination with the Department has been obtained . The Project Proponent shall submit drawings 
of completed work in hard and soft copies. 
In case the Department intends to do some emergent work in the area where pipe line is laid , the Project 
Proponent shall provide a well-qualified and conversant supervisor within twenty four hours of notice 
in this regard . Department shall not be responsible for any kind of damage by what so ever means 
natural or otherwise . 
Permission granted shall be specific for the length /area requested in application , while working out the 
permission charges. In case additional length /area is required at any stage of work , separate permission 
shall have to be obtained by Project Proponent from Department and charges applicable at that stage of 
work shall be levied . 
The horizontal distance between power line/ cable and gas or any other pipe line shall be kept in 
accordance with relevant provisions of Indian Standard codes. 
The Irrigation and Water Resources Department shall have a right to terminate the agreement or to 
extend the period of agreement. In the case of termination / expiry of the agreement, the Project 
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own 


cost 


Proponent shall remove the pipe line within thirty days and the site shall be brought back to the original 
condition failing which the Project Proponent shall lose the right to remove the conduits /ducts . 
However, before taking up the work of removal of pipe line the Project Proponent shall furnish a Bank 
Guarantee to the Department valid for a period of one year for an amount assessed by the Department 
for making good the excavated trench by proper filling and compaction , clearing debris , loose earth so 
excavated due to excavation of trenching at least fifty meters away from the edge of the right of way or 

some suitable place as directed by Department. 
20 . The Department shall have the right to inspect the pipe lines at any time for which Project Proponent 

will not object in any manner. 
21. That the Project Proponent within two months of a notice duly served upon to them on this behalf by 
the Department shall at him /their 

remove the pipe line and restore the 
canal/drain /river/ rivulet /road land to its original condition when required to do so by the Department or 
by any person authorized on its behalf. The Project Proponent shall not be entitled to any compensation 

on account of such removal or restoration . 
22 . In case of any mishap due to any kind of leakage, the loss/ compensation awarded by authority shall be 

borne by the Project Proponent. 
23 . The Project Proponent shall have to execute an agreement in respect of above terms of conditions on 

non -judicial stamp paper valued to Rs. 100 /- which will signed by authorized signatory of the Project 
Proponent and Department and attested by the notary public and the Project Proponent shall bear the 

stamp duty charged for the agreement. 
24 . All the legal disputes , if any , shall be settled in territorial jurisdiction of state of Haryana . 

Notwithstanding anything contained in clause 24 above, the permission may be cancelled at any time by the 
Government for a breach of any condition of the permission and the Project Proponent shall not be entitled to any loss 
caused to it by such cancellation , nor shall it be absolved from any liability already incurred under this agreement. 
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IN WITNESS WHERE OF this agreement is signed and executed by both the parties on the day, month and year 
aforementioned in presence of the following witnesses: 


Signature 


Name 


Signature 
Name 
Designation 


Designation 
Date 


(PROJECT PROPONENT) 


(for and on behalf of the Governor 
of Haryana ) 


In presence of 
1. Signature 

Name 


1 . 


Signature 
Name 


Address 


Address 


2 . 


2. Signature 

Name 


Signature 
Name 


Address 


Address 


Place : 


Date : 
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Annexure - D 


SCHEDULE OF CHARGES 
The applicant shall furnish requisite charges/fees alongwith the application and necessary documents ( Annexure -E ) as 
scheduled below : 
1 . Charges at the time of application : 
1.1 Processing fees 

The application shall be accompanied by processing fees (non -refundable) amounting to Rs. 10000/- in 
case of proposals across/along canals/drains/rivers/ rivulets with discharge upto 350 cusecs and 
Rs.25000 /- in case of proposals across/along canals /drains/rivers/rivulets with discharge more than 350 

cusecs in the shape of Bank Draft in favour of the concerned Executive Engineer. 
2 . Charges to be levied from applicants on approval 
2.1 RoU /RoW charges 

Right of way charges shall be levied from the applicant @ 50 % of the cost of the land involved as 
worked out in the entire width of the Govt. land boundary of the canal/drain / river/rivulet at the crossing 
site by adding at least 1.0m strip extra on either side of the outer edges (substructure or superstructure , 
whichever is farther ) of the crossing structure and based on the latest Collector rates of the land as fixed 
by the Govt. The charges shall however be levied @ 20 % of the cost of land instead of 50 % in case of 
utility lines allowed to be crossed under the bed of the canal/drain /river/rivulet or laid underground 
along the canal/ drain . In case of proposals for construction of roads in the Govt. land along a canal/ 
drain , however, 100 % of the cost of the Govt. land used shall be charged which shall be refunded as 

and when use of such a facility is discontinued by the beneficiary 
2.2 Bank Guarantee ( BG ) 

In case of Underground Pipelines , the applicant shall furnish a Bank Guarantee (BG ) towards security 
for restoration of the sites dug /used in the process of execution of works and to remove defects if any 
observed , at the cost of the Project Proponent. The BG shall be valid for a period of one year over and 
above the completion period and would have to be renewed accordingly in the event of grant of 
extension of execution period . The competent authority shall discharge the BG on satisfactory 
restoration of the area . The BG shall be furnished at the following rates : 
( i ) For crossing canal/drain / river/rivulets with discharge upto 350 cs. @ Rs.5,00,000 /- (Five Lac 

only ) for each crossing. 
( ii ) For crossing canal/drain /river/rivulets with discharge more than 350 cs. @ Rs.10,00,000/- ( Ten 

Lac only ) for each crossing. 
( iii ) For unpaved kacha portion @ Rs.7 /- sqft . i.e. Rs.75/ - per sqm taking minimum width 0.6 m or 

actual whichever is higher. 
( iv ) For paved portion @ Rs.100 /- per sqft . i.e. Rs.1075 /- per sqm taking minimum width 1.00 m or 

actual whichever is higher. 
(v ) For trenchless boring across the canal/drain /river/rivulet/road @ Rs. 1200 /- per meter length for 

pipelines . 
In case the Project Proponent fails to restore the existing canal/drain /river/ rivulets / 
ground /road /banks/berms to its original position , restoration charges will be recovered from the 

Project Proponent at the rates specified above . 
2.2.1 The amount for Bank Guarantee against restoration shall be reviewed every five years. 
2.2.2 The Bank Guarantee , as a security against satisfactory restoration of sites, shall be valid for a period of 

one year over and above the project completion period . In case of time- over runs for completion of the 
works, the Bank Guarantee shall be renewed / got extended by the applicant corresponding to the 
revised completion period + 1 year. The Project Proponent shall obtain formal permission for time 

extension from the competent authority . 
2.2.3 The Project Proponent shall report satisfactory completion of restoration of related work sites, which 

shall be visited / ascertained by a representative of the Competent Authority within a period of 15 days 
of such report. Thereafter , the Bank Guarantee shall be discharged to the Applicant within 15 days from 
the date of inspection thereof or 30 days of submission of the request subject to such restoration works 
having been carried out to the satisfaction of the said authority 
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2.2.4 The Project Proponent may provide the BG , as applicable for a stretch over which the work is proposed 

to be undertaken and roll the same over to each of the subsequent stretches, subject to the validity of 

such BG for the period of execution + 1 year. 
2.2.5 In case the work contemplated by the Project Proponent is not completed to the satisfaction of the 

Competent Authority granting the permission , the Competent Authority may extend the completion 
period as deemed appropriate, along with extension in Bank Guarantee. Where the applicant fails to 
meet his performance obligations in this behalf within the agreed time-frame, the Competent Authority 
may en -cash the Bank Guarantee and undertake restoration of the site on its own at the risk and cost of 

the applicant. 
2.3 Caution Money 
2.3.1 In case of bridges and roads, when the proposed works are allowed to be carried out by the applicants 

themselves, following charges shall be levied from them : - 
Table 2.1 
Sr. No. Type of Canal 

Caution Supervision & other 

One time capitalized charges 
Drain Deposit Departmental charges 

to cover O & M of the canal/ 

drain at the crossing point 
1 . 

Canals / drains Rs.1.00 lac 10 % of estimated cost subject 10 % of estimated cost subject to 
with discharge 

to minimum Rs.25,000 / 

minimum Rs.1.00 lac. 
upto 350 Cs. 
2 . 

Canals/ drains Rs.5.00 lacs 10 % of estimated cost subject 10 % of estimated cost subject to 
with discharge 

to minimum Rs.50,000 / minimum Rs.2.00 lacs. 
more than 350 Cs. 


50 % of the caution deposit shall be refunded after satisfactory completion of the work and restoration 
of the canal/drain / river/rivulet at the construction site and the remaining 50 % shall be non -refundable 

and to be kept by the Department as a security till the works remains in position . 
2.3.2 In case the work is decided to be executed by the Irrigation and Water Resources Department at the cost 

of the applicant, supervision / Departmental charges shall be charged @ 27 12 % instead of 10 % as 
specified in Table 2.1 in addition to the actual cost of the work except however in case of the Govt. 
Departments/ undertakings where the Departmental charges shall be levied as per the instructions 
issued separately by the Govt. from time to time. 
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Annexure - E 

Documents to be attached with the Application 
Two sets of the proposed route layout plan drawings clearly indicating the locations of bridges/ roads/pipelines 
etc. for which the permission is being sought 
Time schedule ( stretch -wise ) for completion of the work and investment 
Indemnity bond to indemnify IWRD , Haryana in the prescribed format against (i) any liability for the damage 
caused to the infrastructure laid by the applicant for any reasons, and ( ii ) claims against any accidents on 
account of the infrastructure laid / facilities installed or against any claims thereafter during the period of 
Operation & Maintenance of such infrastructure at all times 
Undertaking to pay all the applicable charges and the Performance Bank Guarantee , as specified in the 
Schedule of Charges (Annexure -D ) to IWRD , Haryana without any default; 
Undertaking to maintain the infrastructure facilities in good and safe condition at all times during the O & M 
period 
Undertaking to execute an Agreement with the competent authority 
Undertaking to re- lay / re -align the infrastructure works at its own cost in the event of requirement of the area 
for augmentation of public services e.g. widening of roads, pedestrian walkways, water supply and distribution 
network , sewage / drainage network etc.); 
Undertaking to abide by the terms and conditions of grant of permission and adherence to the technical 
standards as specified in the policy para no. 4 
Technology / method proposed to be used for construction/laying of proposed works 
Specific area details (in sq m / running metre ) required for the structures for which land is proposed to be taken 
on lease ; 
Dimensions (depth , length and width ) of the area proposed to be used for RoW / ROU for construction / laying 
of works. 
Two sets of the Structural Drawings of proposed structure with complete details including the specifications of 
foundation , design parameters , dimensions and type of construction along with a structural safety certificate as 
prescribed . 
In case, the government land to be used has been notified by the forest Department or falls under reserve forest 
area, then a clearance certificate from forest Department shall be submitted by the applicant 
Clearance certificates from all concerned Departments like Forest Deptt., NHAI, Mining Department, 
PWD ( B & R ) etc. 
An Undertaking from the individual or group of farmers that the proposed structure will not be used for any 
commercial activity at any stage or time. 
In case , project for which permission is sought under policy, involves land other than Govt. land , proof of 
ownership of balance land and other relevant Govt. approvals shall be submitted by the applicant. 
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(sd .) ..., 

Engineer -in -Chief, 
Irrigation and Water Resources Department, 

Haryana, Panchkula . 


55239 — C.S. - H.G.P ., Chd. 


